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Renovations : 


(1) Repaving Project: Contractor completed approximately 
./50% of the work of installing a blacktop slurry seal on driveway 
aprons. Remainder of the work should be accomplished 26 October 
' 1984. 



( 2 ) 

chedule . 


Building Renovations: 
Estimated compl etion date is 


Progressing on 
15 November 1984. 


(3) OC/Repair and Return Facility: The electric lift to 
rvice upper deck of this facility was finally received. 
t nstallation to be accomplished shortly. This was the only 
utstanding item on the c omplete renovation of this facility. 
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